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CONFIDENTIAL 

PAGE 0 1 MONROV 0 1 742 06 1 30 1 Z 
50 

ACTION OC-06 

INFO OCT-01 AF-05 ADP-00 CCO-OO /012 W 

128452 

P 061229 Z APR 73 

FM AMEMBASSY MONROVIA 

TO SECSTATE WASHDC PRIORITY 7705 

CONFIDENTIAL MONROVIA 1742 

E. O. 11652: GDS 
TAGS: ACOM 

SUBJ: DTS TRANSMITTER FACILITY EXPANSION 

1. REQUEST PRIORITY TELEGRAPHIC APPROVAL EXPAND DTS 
TRANSMITTER FACILITY AT MONROVIA AS FOLLOWS: 

(A) EXPAND EXISTING TRANSMITTER BLDG. BY 45 FEET 
( B) PROVIDE AND INSTALL OVERHEAD CABLE TRAYS 
( C) EXPAND EXISTING GROUND BUSS SYSTEM 
( D) EXPAND ELECTRICAL SYSTEM WITHIN BLDG. 

( E) PROVIDE AND INSTALL ADDITIONAL AIR CONDITIONING 
SYSTEM 

( F) EXPAND EXISTING GENERATOR BLDG. BY 12 FEET 
(G) INSTALL THIRD 250 KW GENERATOR 
( H) EXPAND PARKING AREA AND PROVIDE PROTECTION FOR 
AIR CONDITIONER CHILLERS AND OUTSIDE STORAGE AREA 

( I) EXPAND EXISTING GROUND SCREEN SYSTEM 

( J) RELOCATE AND EXPAND EXISTING PERMITER FENCING 
( K) RELOCATE AND EXPAND PERIMETER LIGHTING. 

2. DETAILS AND DRAWINGS POUCHED VIA OM DATED APRIL 4, 

1973. 

3. PRIORITY TELEGRAPHIC RESPONSE REQUIRED DUE SCHEDULING 
DTS ENGINEERS, WHO WILL BE MONROVIA WEEK APRIL 9, AND 
DESIRE CONDUCT A AND E NEGOTIATIONS. 

MANFULL 
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